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ENGINEERING STUDY C) 


LOCKHEED AIRCRAFT CORP. CHANGE PROPOSAL . [ff] 


Bue 
J DATE | ; 
23 January 1964 AFFECTS : wsPo [_} PROJECT 
NAME OF MAJOR COMPONENT PART OR LOWEST SUBASSEMBLY PART NO. & MODEL OR TYPE 


TITLE OF PROPOSAL : 
INSTALLATION OF HI-186 TIME CODE GENERATOR 


NATURE OF PROPOSAL? Install the HI-186 Time Code Generator in the min gear wheel 
well, Install wiring to bring. ‘power to the wait ent to ‘econ’ unit foe at oe 
: ‘System 1 Reorder: =: 


ey tre snduld be noted that dala 


‘ ae hs ae wel ee + De Bysten 
‘bas been measured on some artieles in contrast to the 0. wolt BMS maximum 
‘ripple apeeitiol 19 the. insteuahion — ae ea Keb, O 


me. Guiteddaaten cath tha “A/C basi¢ we Wed ght sppeaeinataly 20 3 tend move | o . 
‘the A/C ¢.0. fwd Sprites 00 i fawnehy ibs of ballast at FS.673 would be ¢° 
i ed tt on: +6) cause no. phange tn ‘ésent, A/O C.G, logation. 


REASON: FOR PROPOSAL : it ‘prove’ dertita Bulletins end Kite for installation of, — 
the HI-186 Time Colle Generator Aa all E PEaees Articles. © : ee 


* 


ADDITIONAL FUNDING REQUIRED 


ESTIMATED COST FOR KITS OR PARTS: See’ 
: ee-Page 2 
CP eege< 
ADDITIONAL FUNDING REQUIRED: None SP-1922 & SP=192 


or (tenes eee 
oY Es ESTIMATED COST AND TIME INVOLVED : 


ITEMS AFFECTED BY PROPOSAL : 


SAFETY ee renee Seer cpuee INTER- WEIGHT OR a FLIGHT MAINTE- 


TIVENESS ey | Batance SUIPMER OCEDU eres 
O O;O Oo;OoO;] @ ] 8 O O 

EST. MAN/HRS. REQ’D. TO ACCOMPLISH CHANGE IN FIELD 
SOURCE OF PARTS FOR KI AVAILABILITY __ = WEEKS AFTER APPROVAL 

. LAC & GFAE . See Page 2 | 

-) DISPOSITION OF SPARES AFFECTED STAT 
7 1-* . None : 
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